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1 . WE PRESENTLY HAVE (6) PROJECTS THAT EITHER ARE IN PROGRESS 
OR ABOUT TO START WHICH PRESENT CERTAIN SECURITY CONSIDERATIONS. 
THESE ARE AS FOLLOWS: 

A) ELEVATOR INSTALLATION WHICH REQUIRES TWO MSG'S TO 
COVER DISTORTIONS TO CONGEN BUILDING AND SURVEILLANCE OF 
GERMAN NATIONAL MECHANIC. THIS IS SCHEDULED TO START ON 
AUGUST 4 AND WORK COULD LAST AT LONG AS 15 WEEKS. 

B) ELECTRICAL CHANGES TO MAIN POWER PANELS WHICH WILL 
BE COVERED BY STAFF MSG'S. THIS WORK WAS TO START 10 DAYS 
AGO AND IS EXPECTED TO START AT ANY TIME. 

C) EMERGENCY GENERATOR EXHAUST PIPE INSTALLATION 
WHICH WILL BE ACCOMPLISHED BY SOVIET WORKERS AND WILL 
REQUIRE SURVEILLANCE. THESE PIPES WILL PASS ONE RESTRICTED 
FLOOR AND BE ANCHORED TO ROOE PORTION WHICH IS SENSITIVE. 

WORK IS TO START IN ABOUT 2 WEEKS. THIS IS DEPENDENT ON 
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ARE LOCATED IN THIS AREA. 

D) BASEMENT ELOOR CORRECTIONAL WORK WHICH WILL BE 
MONITORED BY PSO AND STAFE MSG'S. THIS WORK WILL START 
AFTER ELEVATOR INSTALLATION. 

F) PAINTING OF EXECUTIVE SUITE WHICH IS BEING 

WATCHED BY STAFF MSG'S. THIS WORK IS PRESENTLY IN PROGRESS. 

2. FOR RMO FRANKFURT: WE REQUEST THAT LENINGRAD BE 
EXCLUDED FOR CONSTRUCTION REASONS. (REF B). 

NEUBERT 
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